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LIMITED OFFICIAL USE MOSCOW 1382 

USDOC FOR BEWT/THOMPSON OIM/THOMAS/ADAMS PROM BROMEL 

E.O. 11652: N/A 
TAGS: BEXPUR 

SUBJECT: NASOSY 75 - CONSTRUCTION CONTRACT 

1. POLLOWING FIRMS INVITED TOBID NASOSY 75: 

A. INTERPUBLIC/ZAGREB 

B. GLAHE INT'L/KOLN 

C. AMBROSIUS & SON/FRANKFURT 

D. EUROKA OY/HELSINKI 

E. NOWEA/DUSSELDORB 

2. NOWEA DID NOT ATTEND BID BRIEPING. EUROKA OY DID 

NOT SUBMIT A BID. USSR CHAMBER OF COMMERCE AND INDUSTRY 
SUBMITTED ORAL BID BASED ON COST PER SQUARE METER. 

UNDER TERMS OP BRIEFING, CHAMBER'S BID NOT ACCEPTABLE. 

3. PORMAL BIDS RECEIVED AS FOLLOWS: 

A. AMBROSIUS & SON - 97,894 US DOLLARS 

B. INTERPUBLIC - 88,039 US DOLLARS 

C. GLAHE INT'O - 78,907.75 US DOLLARS 

4. REQUEST CABLE AUTHORIZATION SOONEST. 

DECONTROL UPON RECEIPT. 

MATLOCK 
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